NEW JERSEY STAT 


Mele ya 


: 


CONSTRUCTION 


As of October lst.a total of 59 construction contracts valued at $121,500,000 
were active. This represents the largest volume of work under contract 
in the history of the State Highway Department. -However, this record should 


be short Lived due to the number of bids to be received during October. 


Last month was relatively slack with bids received on only seven projects. 
This condition was brought about by the unusually large number of bids 


taken in August and the amount due in October. 
COVERED BRIDGE DEDICATION 


On September 15th the Green Sergeants Bridge was dedicated in the presence 
of several hundred persons. Participating were County and Township 
officials, their legislative representatives and the State Highway Com- 
missioner and members of his staff. The affair attracted much favorable 
attention and the programs for the occasion were eagerly sought. (Copy 


included. ) 
FAIR EXHIBIT 


The theme of the Department*s Interstate Fair exhibit this year will 

be "Snow Removal and Winter Driving.” The central theme will be a huge 
motorized snow blower such as is used in the northern areas of the 
State. We also plan to distribute a folder, "Are You Ready For Winter 
Driving?" which lists points to be checked for Early Preparation, 

When Snow or Ice is Expected and Driving on Hazardous Roads. Included 
is a brief description of the State Highway Department’s snow removal 


equipment. 


NJDOT- RESEARCH LIBRARY 


7 


MEETINGS 


4 


In addition to the routine staff and other meetings, the following are 


a few of the conferences and meetings held during the month: 


“Sept. 12 - In Washington to discuss transportation matters - highway 


and rail with Federal officials. 


Sept. 14 - Delaware Port Authority counsel Bruce Wallace came to 
discuss matters jointly effecting the Authority and 


Highway Department. 


Sept. 15 - Dedicated the old Green Sergeant’*s Covered Bridge at 


Sergeantsville. 


Sept. 18 - Conferred with representatives of labor in Washington. 


Sept. 19 - Cabinet Meeting 
Sept. 20 - Reviewed transit matters with Hudson County Freeholders. 


Sept. 22 —- Engineers of Erie.-D.L. & W. RR, Pennsylvania RR and Central 
RR of N. J. met with us to review joint studies of Railroad 


Division. 


Sept. 25 - The chief of England*s highways and officials of the U.S. 


Bureau of Public Roads visited us to discuss highways. 
Sept. 26 — Met with Gibbs &Hill serving the Erie-D.L. & W. RR. 


Sept. 29 - Had a visit from former Mayor Brunner of Camden re matters 


of interest to former chairman of the State Committee. 
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BIDS RECEIVED 


Sept. 1h 


Sept. 21 


Sept. 21 


Sept. 28 


Oct. 5 


Oct. 5 


Oct. LO 


Interstate Route 295 
Snow Fence Planting 
E. Greenwich, W. Deptford and Greenwich; 
Paulsboro and Logan, Gloucester County. 


Mercer Contracting Co., Trenton 


Route 53h - Widening 
Lindenwold, Clementon and Pine Hill 
Camden County. 


A. H. Lupton, Jr., Inc., Bridgeton 


Landis Avenue - Drainage 
Upper Deerfield Township 
Cumberland County. 


A. H. Lupton, Jr., Inc., Bridgeton 


Underground Structures for Traffic 
Signal System at various intersections 
of N. J. State highways. 

Counties Contracting & Construction Co., 


Philadelphia. 


Route U. S. 206 

Paulins Kill Bridge and Incidental 
Paving. 

Frankford Township, Sussex County. 


Coopersmith Bros., Inc., Phillipsburg 


Routes 1 and 9 

Island Closings and Turnarounds 
Meadow Street to Maple Avenue 
Elizabeth, Union County. 


Robert Bossert & COs, Newark 


Route 71 - Planting 
Asbury Park, Monmouth County. 
Howe Nurseries, Pennington 


Total Bids Received 


$ 15,985.95 


186,330.79 


50,715.98 


188 ,850.00 


136, 268.13 


S35 55501 


3,573.00 


$615,057.60 


CONTRACTS 


Sept. 12 


Sept. 13 


Sept. 


Sept. 


Oct. ky 


Octe 6 


20 


28 


AWARDED 


s 


Route 70 - Widening 
Delaware Township, Camden County 


Joseph Lafferty & Sons, Medford 


Route U. S. 22 
Pedestrian Bridge - To Serve Phillipsburg 
High School in Warren County. 


Coopersmith Brothers, Phillipsburg 


Interstate Route 295 

Snow Fence Planting 

Gloucester County. 

Mercer Contracting Co., Trenton 


Landis Avenue - Drainage 
From Orillia Avenue easterly 
Upper Deerfield Two., Cumberland 


A. He Lupton, Jr., Inc., Bridgeton 


Underground Structures for Traffic Signal 
System at Various Intersections of New 
Jersey Highways. 

Counties Contracting & Construction Co., 


Philadelphia. 


Route 53) - Blackwood-Clementon Road 
Lindenwold, Clementon and Pine Hill 
Camden County. 


A.H. Lupton, Jr., Inc., Bridgeton 
Total Contracts Awarded 


$174,668.53 


36,898.20 


15,985.95 


50,715.98 


188 ,850.00 


186 , 330.79 


$653 ,Lh9 45 
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Route 27 

Widening and Resurfacing 

Miltonia Street to Elizabeth City Line 
Elizabeth, Linden and Roselle, Union County. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


1961 
N. J. ROUTE 71 - BIDS 
Asbury Park, Monmouth County. 


IMMEDIATE RELEASE 


Trenton, Oct. 10 - The Howe Nurseries, of Pennington, submitted the low bid 
of $3,573.00 on a landscaping contract for beautifying Deal Lake Drive in 


Asbury Park, Monmouth County, 


Highway Department landscape engineers have prepared plans for planting groups 
of trees and shrubs along the lake side in the half-mile section between 


Main Street and Park Avenue. A portion of the Drive is State Route 71. 


The project is the result of cooperative efforts by the City and the Depart- 
ment to improve scenic values for the enjoyment of permanent residents and 


visitors. 


Department engineers have scheduled 15 working days for the project. All 
bids will be reviewed by Highway engineers before the contract is awarded. 


Other bidders were: Riverside Landscape Corp., Teaneck, $,1:39.60; Clayton 
Landscape Service, Metuchen, $4,980.00; Turner Bros. Nursery, W. Long 


Branch, $5, 743 200. 
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NEW JERSEY STATE ee ll DEPARTMENT 


1035 Parkway Ave. Trenton ‘TUxedo 2-3000- Ext. 431-432 


1961 
INTERSTATE ROUTE 280 ~ HEARING 
Essex & Morris Counties 


RELEASE MONDAY P.M. 


Trenton, Oct. 9 ~ The New Jersey State Highway Department today announced 
it will hold a public hearing November 9 on alignment of the final section 


of Interstate Route 280 (East-West Freeway). 


The hearing will cover a section extending from the West Orange-Livingston 
line six miles west to a junction with future Interstate Route 80 in Parsippany= 
Troy Hillis Township, Morris County. The Route traverses East Hanover Township 


and Roseland Borough. 


The hearing will begin 10:30 agm. at the Mount Pleasant Junior High School 


in Livingston. 


Alignment of the superhighway from Route 58 in Newark to a point on the 
Livingston-West Orange town line about 1,700 feet east of Laurel Avenue, 
Livingston, has already been approved by the Federal Bureau of Public Roads 


and detailed right-of-way and construction plans are being prepared. 


The main alignment of the new section angles northwest from the West Orange 
Line to a future connection with Interstate Route 80 south of the intersection 
of Edwards and Bloomfield Avenues in Parsippany-Troy Hills Township. An 
alternate line running south of the basic path for two miles, mostly in 


Roseland, will also be reviewed at the hearing. 


Based on the information obtained at the hearing and the engineering studies 


already conducted, the Highway Department will recommend a final alignment to 
the Federal Bureau of Public Roads for approval. 


(more ) 
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Peer re Op PURE rC PINE OR MATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


RELEASE SUNDAY A.M.!s 1961 
Ned. ROUTE 35 ~ COMPLETION 
Ocean County 


Trenton, Oct. 7 = The New Jersey State Highway Department today announced 
final roadway work on a newly dualized section of Route 35 in Ocean County 


should be completed next week, weather permitting. 


Remaining work consists of landscaping and clean-up of the 5.3 mile project, 
which was started last November. The $1.2 million cost of the construction 


will be paid entirely from State funds. 


Route 35 was dualized between Curtis Point Drive in Brick Towmship, and 
Eisenhower Avenue in Lavalette by building a new separate roadway along 
the former Pennsylvania & Atlantic Railroad right-of-way, The raiiroad 


tracks were located a few hundred feet west of the existing Route 35 roadway. 


The old roadway is now being used by northbound traffic only, and the new 


roadway by southbound traffic only. 


The modernization project is another advance in the Department's program to 


ready the highway system for 1975 traffic volumes. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton FUxedo 2-3000- Ext. 431-432 


IMMEDIATE RELEASE 1961 

Neds 35 baied ADV. 

Eatontown, Monmouth County 
Trenton, Oct. 6 » The New Jersey State Highway Department today announced 


it will receive bids October 26 on a contract for modernizing Route 35 in 


Eatontown, Monmouth County. 


The new contract calls for widening and resurfacing the highway from Shrews~= 
bury Avenue southward to the Eatontown Circle. When completed, the 1.5 mile 
modernized section will provide four bituminous concrete traffic lanes 


instead of the three narrow lanes now available. 


Under the first contract, completed last April at a cost of $50,000, the 
highway was widened and resurfaced from Newman Springs Road to Shrewsbury 
Avenue, and from the Eatontown circle southward for about 1,300 feet. These 


sections also provide four lanes in place of the original three, 


Modernizing Route 35 is another step in the Department's long-range program 
to improve the seashore highway net to meet traffic volumes expected in 1975. 
Another part of this program is the Route 36 widening project now underway 


from the Eatontowm circle eastward to Victor Avenue. 


These improvements, along with other future modernization projects, will fit 
into the final network to be made up when the Route 18 Freeway is extended 
east from the Middlesex-Monmouth County line to the Eatontown circle, and the 


future Route 35 Freeway joins the Garden State Parkway spur near the circle. 


(more ) 
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1961 


Ned. ROUTE 35 
Eatontown, Monmouth County 


The Department ‘has already allocated $2 million in the current construction 


program to buy the land needed for the Route 35 Freeway. 


Construction plans for the new project show the present 30-foot highway will 
be widened about 12 feet along both sides from the Eatontown circle to South 
Street. The section between South Street and Wampum Creek will remain at its 
46-foot width. From Wampum Creek to Shrewsbury Avenue the highway will be 


widened along both sides to about 52 feet, 
The entire section will receive a new surface of bituminous concrete, 


During construction two lanes of traffic, anc more if possible, will he 
maintained on the highway. Cross streets normally will have two lanes open, 


and at least one at all times, 


Residents and businessmen will have uninterrupted access to thsir properties, 
and, should it become necessary to briefly interrupt that access, at least 


2h hours notice will be given, 


Cost of the project will be paid for entirely with State funds, The Department 
estimates 70 working days will be needed to complete the work. All bids for 


the contract will be reviewed before it is awarded, 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


1961 
ROUTE 1& 9 
Elizabeth, Union County 


IMMEDIATE RELEASE 


Trenton, Oct. 5 « Robert Bossert & Co., of Newark, today submitted the low 
bid of $33,333.75 on safety improvements to Route 1 & 9 in Elizabeth, 


Union County. 


The project calls for preparing some local streets for use as left-turn 
loops by Route 1 & 9 traffic, and closing hazardous openings in the main 


highway's center island, 


The safety improvement project is the outcome of cooperation between officials 
of Elizabeth and the Highway Department who have worked together to eliminate 
hazardous turning conditions along a section of the U.S. highway that carries 


nearly 60,000 cars and trucks a day. 


Under present conditions northbound and southbound traffic can make un- 
protected left turns from the main highway's inner traffic lanes at some 


intersections by driving through openings in the center island. 


When the project is completed, left turns will be possible under much safer 
conditions at South Broad Street, East Jersey Street, East Grand Street, 


Magnolia Avenue and Olive Street. 


Other bidders were:.'‘Middlesex Concrete Products and Excavating Corp., Wood- 


bridge, $36,118.30; C. H. Winans Co., Roselle, $39,2h.50. 


All bids for the 100 per cent State financed contract will be reviewed 


before it is awarded, 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton ‘TUxedo 2-3000 - Ext. 431-432 


IMMEDIATE REIEASE 1961 
ROUTE 206 = BIDS 
Paulins Kiijl Bridge 
Sussex County 
Trenton, Oct. 5 = The lowest bid received today by the New Jersey State 
Highway Department on a contract for construction of a bridge on Route 206 


in Sussex County was $136,268.13, submitted by Coopersmith Brothers of 


Phillipsburg. 


The future four-lane structure will replace the existing bridge that now 


carries only two lanes of traffic over Paulins Kill in Frankford Township, 


The project is part of an overall program to relieve congestion in the 
vicinity of Ross Corner, where Route 15 and County Road 565 intersect 


U.S. 206 about a quarter mile north of the stream. 


A companion project for widening the Route between the bridge and Ross 


Corner will be advertised in the near future. 


Other bidders on the contract were: Willis & Paul Inc., Branchville, 


$155,491.70; J. F. Chapman & Son, Hillside, $163,98).73. 


All bids on the contract will be reviewed by Department officials before 


it is awarded, 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton -TUxedo 2-3000- Ext. 431-432 


RELEASE THURSDAY P.M, 1961 
ROUTE Nod. 27 — ADV. 


Widening, Union County 


Trenton, Oct. 5 = The New Jersey State Highway Department today advertised 
for bids October 26 on a contract for modernizing 2.6 miles of N.J. Route 27 


in Union County. 


The new contract is the second for improvement of Route 27 authorized under 


the Department's 1961 construction program. 


The first contract, now underway, provides for resurfacing 2.6 miles of 
the highway from Colonia Boulevard in Rahway to Stiles Street in Linden 


at a construction cost of $828,881.67. 


The roadway is being widened from a three-lane width of 29 feet to a four-lane 
width of hl feet, and will have 10-foot wide hard surfaced shoulders along 
the outer edges. The four traffic lanes will be surfaced with bituminous 


concrete. 


The new contract calls for similar improvements between Miltonia Avenue in 


Linden and the Elizabeth City line. 


The short section between Stiles Street and Miltonia Avenue in Linden was 


modernized under a previous Department project. 


Construction plans also call for new concrete sidewalks, about 8 feet wide, 
along both sides of the highway, and improving the entrances to streets 
opening on the Route. 


The Department has scheduled 120 working days for the project. All bids will 


be reviewed before the contract is awarded. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


1961 
PUBLIC SALE = EXCESS LAND 
TRENTON, MERCER COUNTY 


POR RELEASE WEDNESDAY AMs 


Reenton, Oct. lh - The New Jersey State Highway Department today announced 
another "clean-up" of parcels of excess land which will be offered at public 
sale October 18, Included in this sale will be a prime commercial property 
located in the center of Trenton's business district. A Highway Department 
spokesman said the property is situated near major department stores on one of 


the city's main shopping thorofares, 


Another factor that should enhance the value of the vacant site, he added, is 
its close proximity to a multi-million dollar urban redevelopment project. 
Construction of the residential-commercial-public project has already started, 


and is expected to be completed in about ten years. 


The parcel of land to be offered at the public sale is located at 12-128 South 


Broad Street. It has an 80-foot frontage and an average depth of 125 feet. 


Maps showing the parcel are available for public inspection in the Highway 
Department's Right of Way Division, 1035 Parkway Avenue in Trenton and will be 
available at the public sale, scheduled to start at 9:30 a.m. October 18 in 


the Department's Fernwood Station on Parkway Avenue. 


The coming sale, as well as previous auctions held in 1956 and 1958, results 
from a continuing inspection of the Department's right-of-way holdings so that 
surplus land may be sold to persons who can use it, and to return the land to 
public tax rolls. 

The other parcels to be put up for bidding are located in 15 Counties throughout 


the state, 


A listing of the properties will be announced next week. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton ‘TUxedo 2-3000- Ext. 431-432 


1961 
ROUTE 4 - ADV. 
TEANECK, BERGEN COUNTY 


IMMEDIATE RELEASE 


Trenton, Oct. )} - The New Jersey State Highway Department today called for 
bids October 2; on a contract to construction two pedestrian bridges over 


Route in Teaneck, Bergen County. 


One bridge will be constructed at Phelps Road for the convenience of bus 


commuters who’ must detour up to a mile to safely cross Route hi. 


The bridge will be 109 feet long and 1.5 feet clearance above the highway. 
It will have a 6-foot wide concrete walkway, and steel girder balustrades 
surmounted by an aluminum chain link safety fence to a height of six feet. 


Stairways will lead to both ends of the bridge, 


Another bridge, at Lincoln Place, is planned primarily for the safety of 
school children, and will take them from the south side of Route ) directly 

to the elementary school grounds. This bridge will be 13) feet long and 16 
feet above the depressed highway. Its construction will be similar to the 
Phelps Road bridge except that its southern entrance will be at the embankment 


level, and its northern end will lead to a stair up the slope to the schoole 
The project, to be completed in 60 working days, will be paid for entirely by 


the State. All bids will be reviewed before the contract is awarded. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton -TUxedo 2-3000- Ext. 431-432 


IMMEDIATE RELEASE eat 1961 
| UNDERGROUND ELECTRICAL - BIDS 
Statewide 


Trenton, Sept. 28 = The Counties Contracting & Construction Co., of Philadelphia, 
was low bidder at $188,850.00, on a contract for installation of underground 


units for traffic signal systems at various locations throughout the State, 


The cnly other bid on the project was submitted by Mohawk Constructors, Inc., 


of Linden. It totaled $211,555.00. 


The contract will be based on the materials the Department expects to need for 
approximately 50 signal system installations at as yet undetermined locations in 
the State Highway System. The purpose is to permit public bidding, by private 
contractors, on this phase of work formerly performed by the Department's own 


forces. 


As individual locations of new signals throughout the State system are determined, 
the contractor will be called upon to install the related underground facilities, 
which include small foundations, conduits, detectors, pedestals and concrete 


junction boxes. 


All bids will be reviewed by State Highway engineers before the contract is 


awarded. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


IMMEDIATE RELEASE 1961 


HACKENSACK BRIDGE - ROUTE 3 


Trenton, Sept. 28 - The New Jersey Highway Department today announced it 


has scheduled preventative construction on the Route 3 Hackensack River Bridge 


in an effort to avoid traffic tie-ups during peak travel hours. 
\ 


Steel plates are being installed over deteriorating concrete on the bridge 
deck to cushion the shock of heavy truck movements. The work is designed to 
keep the span <= a major approach to the Lincoln Tunnel ~- in operation 
while a new bridge is constructed nearby. The new bridge already under 
construction will be completed before the end of 1963, at which time the old 
bridge will be shut down and completely overhauled before returning to use 


for one-way traffic. 


A study of traffic movements in cooperation with the Port of New York Authority 
has determined installation of the steel plates can be accomplished with the 
least possible interference to traffic during weekends, except during the 
Sunday evening rush period. Accordingly, work will not be resumed until 
Saturday morning, September 30 and will continue only until early Sunday 
afternoon. The same procedure will be carried out on the following weekend, 


when it is hoped the job will be completed. 


The plates now in place on the two outer lanes on the westbound side of the 
bridge protrude about three-fourthgof an inch from the original surface of 

the deck but are covered with a non-skid surface and present no traffic hazard. 
The spaces in between the plates will be filled with bituminous concrete this 
coming weekend and the two operations -~ placing the plates and filling the 


intervening spaces == will be carried on simultaneously on the two outer 
(more ) 
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HACKENSACK BRIDGE ~ ROUTE 3 


lanes on the eastbound side of the bridge the following weekend. 


No plates will be installed on the bridge's center lane which has been used 
for more than five years to provide an extra lane in the direction of the 


heaviest traffic flow during peak commuter hours. 


A Highway Department spokesman noted that a recent fatal accident near the 
western approach to the bridge occurred on the central lane after the motorists 
had crossed the bridge, and therefore had no connection with the newly- 


installed steel plates, 


While the work has been scheduled to provide the minimum of interference with 
traffic, it was suggested that motorists consider other approaches to New 
York City further facilitating such traffic as must use this route. Work 

on the bridge is absolutely essential at this time to protect life and limb, 
the spokesman said, and it is impossible to close the span entirely during the 


period of construction, 
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1961 
ROUTE N.J. 18 - HEARING 
New Brunswick, Middlesex Co. 


IMMEDIATE RELEASE 


Trenton, Sept. 28 - The New Jersey State Highway Department today scheduled 
a public hearing for October 26 to present its plans for constructing safety 


improvements on Route 18 in New Brunswick, Middlesex County. 


The proposed construction would close the last unprotected openings in the 
main highway's center divider in New Brunswick, and provide safe means for 


local traffic to cross the heavily traveled east-west route. 


The hearing will begin 10:30 a.m. in the Commissioner's meeting room, New 


Brunswick City Hall, 78 Bayard Street. 


A Highway Department spokesman said the future project is part of an overall 
dualization program aimed at increasing the highway's safety and capacity to 


handle traffic volumes expected in 1975. 


Construction already completed, now under way, or in the planning stage will 
complete the dualization from Albany Street to Route 9 in Madison Township at 
an estimated cost of $10 million. Eventually Route 18 will be extended to 


Route 35 at Eatontown in Monmouth County. 


The Department's proposal for the October 26 hearing in New Brunswick includes 
construction of a jughandle for westbound Route 18 traffic wanting to turn 


left on Commercial Street; or enter Route 18 from the municipal dock road. 


An overpass for New Street with entrance and exit ramps to Route 18 east and 


west, also will be explained. 


(more) 
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ROUTE N.J. 18 - HEARING 
New Brunswick, Middlesex Co. 


A "U" turn loop for eastbound traffic would be set up, utilizing portions of 


Carman Street, John Street and Commercial Avenue. 


At the Albany Street traffic circle the existing Albany Street "U" turn loop 
will be shifted to make room for a new "U" turn loop that would carry west- 


bound Route 18 traffic to the eastbound roadway. 


Center island openings opposite Hiram, Richmond, Oliver and Hassart Streets, 


and one near the municipal dock road entrance will be closed. 


HET 


62=Pa5 


Perea ee te PUB EPC ENFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


IMMEDIATE RELEASE 1961 
COUNTY ROUTE 53 - BIDS 
Blackwood-Clementon Road 
Camden County 
Trenton, Sept. 21 ~ A. H. Lupton, Jr., Inc., of Bridgeton, submitted the 
low bid of $186,330.79 on a New Jersey State Highway Department contract 
for reconstructing the Blackwood-Clementon Road (County Route 53) in 


Camden County. 


Other bidders were: South Jersey Construction Cos, Riverside, $19,510.65; 


Edward N, Ellis & Sons, Merchantville, %219,729.60. 


The construction area extends from Laurel Mill-Little Mill Road in Lindenwold 
and Pine Hill Boroughs, to Elm Road in Clementon Borough, a distance of 


sO miles. 


Plans call for widening the existing bituminous-treated gravel road from 
30 feet to hO feet to provide a wide, safe traffic lane for each directions 


The new road will have a 12-inch base and bituminous concrete riding surface, 


All bids will be reviewed before the contract is awarded, 
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RELEASE FRIDAY P.M.'s 1961 
N.d. ROUTE 10 + COMPLETION 
Livingston Township 
Essex County 


Trenton, September 22 - The New Jersey State Highway Department today 
announced major reconstruction of 1.7 miles of Route 10 in Livingston 


Township, Essex County, has been completed. 


Only sidewalk work, clean-up and landscaping alongside the widened highway 


remains to be completed between the Livingston traffic circle and Teed Road, 


The reconstructed -lane highway is now 46 feet wide with a bituminous concrete 
surface from curb to cur® Outer traffic lanes measure 12 feet in width, 
inner lanes 11 feet. Concrete curbs have been built along the entire section 


with storm drains installed at several locations throughout the project. 


Bituminous concrete sidewalks, feet wide, flank the south side of the 


entire section. 


From Livingston Circle eastward to Mitchell Avenue the existing road has 
been completely excavated and replaced with a heavier road section made up 
of a 9=inch thick subbase, a 6-inch base course, anda surface course of 


bituminous concrete 2 inches thick. 


From Mitchell Avenue to Sherbrooke Parkway the highway was widened and surfaced 
with bituminous concrete. A completely new roadway section replaced the 
existing highway from Sherbrooke Parkway through Teed Road. 


(more ) 
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Neds ROUTE 10 - COMPLETION 
Livingston Tow ship 

Essex County 


This project marks the seventh step in modernizing Route 10. Previous 
projects with a total cost of $2,800,000 were: an overpass for Salem Street 
and a safety revision of Route 10 at Morris Turnpike, both in Randolph 
Township; widening of Route 10 in Parsippany-Troy Hills, Denville and 
Randolph Townships; reconstruction of Route 10 from the Newark-Mt. Pleasant 
Turnpike to Route 53 in Morris Plains; widening of the route from Mt. 
Pleasant Turnpike easterly through Troy Hills Road, Hanover Township; 

also the Okner Parkway-Walnut Street section of Livingston Towship; re- 
habilitation of the route from Whippany-Troy Hills Road to the Livingston 


Circle. 
Another Route 10 widening project is underway at Pleasant Valley Way to 
relieve congestion at the intersection. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


RELEASE FRIDAY P.M.!s 1951 
ROULE 28 COMPLETION 
LVRR BRIDGE 
UNION COUNTY 


Trenton, September 22- The New Jersey Highway Department said today work 
on a major safety improvement project on Route 28 (Westfield Avenue) in 


Roselle Park, Union County, should be completed within two weeks. 


The heavily traveled highway has been dualized for three tenths of a mile 
from Coolidge Avenus to Bridge Street, and included widening of the Lehigh 


Valley Railroad Bridge over the highway. 


Before the $800,000 project started, four traffic lanes were squeezed into 


two lanes under the narrow bridge. 


Beginning at Coolidge Avenue, a new twelve foot center island has been built 
down the center of the street, providing a separate 32 foot rmdway for each 


direction of traffic. 


Between Faitoute Avenue and Gordon Street a new jughandle now provides safe 
access from Route 28 (westbound) to Gordon Street without making a left hand 


turn from within main highway limits. 


The dualization continues from Faitoute Avenue westerly to a point about 
200 feet west of Bridge Street where it matches the existing dualized portion 


of the route. This section carries the route over the railroad, 


(more ) 
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1961 

ROUTE 28 COMPLETION 
LVRR BRIDGE 

UNION COUNTY 


This bridge was widened on the north side to provide room for the route's 
dualization. The existing northern abutment was removed and a new span 


constructed and rolled into place. 


New surfacing of special type was spread between Faitoute Avenue and a point 
just west of Bridge Street. This surfacing material includes sharp sand particles 


which give anti-skid surface. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


IMMEDIATE RELEASE 1961 
LANDIS AVE. - BIDS 
Upper Deerfield Township 
Cumberland County 
Trenton, Sept. 21 - A. H. Lupton, Jr., Inc., of Bridgeton, submitted 
the lowest of ) bids received today by the New Jersey State Highway 
Department for installing drainage basins along Landis Avenue in Upper 


Deerfield Township. The firm's bid was $50,715.98. 


Other bidders were: Edward P. Campanella, Inc., Hammonton, $55,773.20; 
Gentile Brothers, Bridgeton, $56,421.90; Edward N.. Ellis & Sons, Inc., 


Merchantville, $99,986.70. 


The project will cover a 3,100-foot section of Landis Avenue between 


SeeleyaLebanon Road and Centerton Road. 


Twelve auxiliary leaching drainage basins, each 20 feet deep and six feet 
in diameter, will be installed to collect surface water and spill it into 


a main retention basin through a large buried pipe. 


The main basin, to be located about 500 feet south of Landis Avenue near 
the middle of the project, will be about 600 feet long, 110 feet wide 


and four feet deep. It will be landscaped, seeded and fenced in, 


All bids will be reviewed before the contract is awarded. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


IMMEDIATE RELEASE 1961 


ROUTE 22 — COMPLETION 
Hunterdon County 


Trenton, September 18 - The New Jersey State Highway Department today announced 
construction crews are completing the final details of a $180,000 resurfacing 


project on Route 22 in Hunterdon County. 


The job consisted of resurfacing the highway's westbound roadway from 
Mulhockaway Creek easterly for 3.1 miles. The eastbound roadway was resurfaced 


for 1.9 miles in the middle area of the project. 


A new bituminous concrete surface, 4 inches thick, was placed on the existing 
concrete pavement. Metal reinforcement was incorporated in the bituminous 
concrete for the purpose of studying its ability to extend the life of the 


bituminous concrete. 


Another Route 22 resurfacing job has placed a new bituminous concrete surface 
(without reinforcement) on both roadways between Meeker Avenue in Newark and 
Vaux Hall Road in Union, skipping a half-mile stretch at Liberty Avenue in 


Hillside where the viaduct is being widened. 


The $270,000 resurfacing project requires only clean-up, minor roadside 


construction and landscaping before the crews leave, 


Other modernization projects now underway or in the final planning stage 
will provide Route 22 with 18 miles of continuous center barrier from Newark 
to Thompson Avenue in Bridgewater Township, with the exception of a 2,3 mile 


section in Union and Springfield where the center island is about 200 ft. wide. 
(more ) 


Sostuine 


sdacoroo avonimdid wom, 8 henahe 208 stot 


ee 


nev tofee seated Sedalia ste aod 


tetse elint 


2% Soetovg pitestises DOO TSS asi 


isted sakesoebaal bas moivouiwiense 


afestots sobtesinwshom senitQ 
ndtv SS atvol ebiverq Dita 
subset af syasva roeqaedT 03 


iter? Does noha aft sotéeca 


20 
1961 
ROUTE 22 — COMPLETION 
‘Hunterdon County 
As part of a $900,000 overpass construction project now underway at Mountain 
Avenue in Bridgewater Township, Somerset County, a half-mile of 32-inch high 


concrete barrier is being installed along Route 22. 


Plans for future construction on both sides of the Mountain Avenue project 
are nearly complete. They call for resurfacirg 3.5 miles of Route 22 from 
Thompson Avenue in Bridgewater to Washington Avenue in Green Brook, erecting 
concrete center barrier, and constructing four mirs of jughandles. The 


Department has allocated $2 million to this safety improvement work. 


Completed last month was a revision of the Route 22-Springfield Road intersection 
that replaced the westbound roadway's shoulder with a 1,600-foot long concrete 
acceleration lane. Southbound Springfield Road motorists can now drive along 
this acceleration lane before merging with the main stream of Route 22 traffic. 
The intersection traffic signal, which caused serious congestion, has been 


shut off. 


In Warren County construction of a pedestrian overpass in Phillipsburg should 


start soon. 


Another safety move taken by the Department was the reduction of truck speed 
limits to 5 m.ep.eh. between the Somerville traffic circle east to the Route's 


junction with Route 1 in Newark. 


HiT 


= g 
= ~ x 
am _ 4 
= a « = 


eoltisus SS ateok to megnhe. ote ant thee : 


or 

bat . 
= 
vy 


asd oad yoldeagioo seolise-besueo rigid feng 


iivode aucnehiiidt ab cosqreve avigtagiog. eto codterntases yiauod- nom 


insutveqsd eid yd aovad even qistse tertenA — 


cu 


iwiliviemsé ett aeewted athe gett al of. ed imkt ‘ ‘ 


% 7? : . eo . 
oxzswell ak £ etuol ddiv neltong 


i 
ce 


Peete bp ty Ce IN ORM ATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


IMMEDIATE RELEASE 1961 
INTERSTATE ROUTE 295 = BIDS 
Gloucester County. 


Trenton, Sept. 1 ~ The New Jersey State Highway Department today received two 
bids on a contract for planting shrubbery snow fences along Interstate Route 295 


in Gloucester County, 


The lowest bid, $15,985.95, was submitted by Mercer Contracting Co., of Trenton. 


The other bid, $19,229.l0, was tendered by Riverside Landscape Corp., of Teaneck. 


The plantings are designed to prevent snow from drifting across exposed portions 
of the highway, reduce costs by eliminating the annual expense of installing 


wooden fences, and add to the scenic value of the dual highway. 


Groups of trees and shrubs will be planted at strategic spots on the right-of-way 
boundaries within a ten-mile section of Interstate 295 between Woodbury Creek 
in West Deptford Township and Route 322 in Logan Township. The contract calls 


for planting more than 6,000 shrubs and trees, 


The Department has allowed 30 working days for completion of the 100 per cent 


State financed project. All bids will be reviewed before the contract is awarded. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


RELEASE THURSDAY P.M. ——_ 1961 
SEPTEMBER 1) INTERSTATE ROUTE 287 + ADV 
: Route 1 Interchange 
Middlesex County 
Trenton, September 1) - The New Jersey State Highway Department today announced 
it will receive bids October 11 on a contract for constructing an interchange 


for Interstate Route 287 and Route 1 in Metuchen Borough and Edison Township, 


Middlesex County. 


The Department's plans show one portion of the future interchange connecting 
Route 287 and Route 1, and the other portion connecting Route 1 and South 


Main Street, 


The plans also provide for building more than half a mile of new Interstate 
dual superhighway from Prince Street easterly through the interchange to 


Jefferson Street. 


Route 1 will be widened for more than a mile between Prince Street and West 


Pierson Avenues 


A Department spokesman said that this construction project is the final link 
of a 13-mile section of Route 287 which is now under construction all the 


way from Route 22 near Somerville to Route l. 


Completion of the 13-mile non-stop superhighway, aimed for the end of next 
year, will improve sorely needed highway facilities from Route 22 and the 
Somerville-Bound Brook industrial area to Route 1, and eventually to the 
Interstate Route 95 portion of the New Jersey Turnpike, 


(more ) 
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INTERSTATE ROUTE 287 = ADV 


Route 1 Interchange 
Middlesex County 


By 1975 State Highway engineers estimated that over 140,000 cars and trucks 
per day will travel through the Route 287-Route 1 interchange area, Today 


on Route 1 more than 33,500 vehicles pass this same area daily. 


Also in 1975 some 90,000 vehicles per day are expected at an interchange with 
Route 27, and at the Route 287-Route 22 interchange near Somerville a daily 


average of 75,000 cars and trucks is anticipated. 


The new interchange at Route 1 will have three highway bridges and 10 ramps, 
with provisions for adding four more ramps when Route 287 is extended to the 


New Jersey Turnpike. 


Two bridges will cross over Route 1 - the southerly bridge to carry South 
Main Street traffic, and the northerly twin-bridge structure for Interstate 
Route 287 traffic. The third bridge, to be constructed west of Route 1, will 


carry South Main Street traffic over Route 287. 


Road construction plans call for building Route 287 with two l8-foot wide 
four-lane concrete roadways, Flanking each roadway will be a 12-foot outer 
shoulder and a ten-foot inner shoulder, both bituminous concrete. The center 


island will be a grass strip 18 feet wide. 


Route 1 in this area now consists of two 25-foot wide (2-lane) concrete roadways 
divided by a 12-foot wide center island, The Department plans to widen each 
roadway by 13 feet to provide three bituminous concrete surfaced traffic lames. 
The roadways will be separated lby a new 12-foot wide raised center island. 
Outer shoulders, ten feet wide, also will have bituminous concrete surfaces. 


(more ) 
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INTERSTATE ROUTE 287 = ADV 


Route 1 Interchange 
Middlesex County 


South Main Street improvements will be done between Cedar Street and Morris 
Street and include shifting its alignment slightly, then building a 6-foot 
wide four-lane bituminous concrete roadway with a concrete sidewalk along 


the westerly curb. 


Temporary roads, utilizing portions of Spring and Cortlandt Streets, will 


carry South Main Street traffic while the bridges are being constructed. 


On Route 1 at least two lanes of traffic in each direction will be maintained 


at all times during construction, 


The project has a completion target date of December, 1962. Route 287, overall, 
will begin at Route 95 near Metuchen, form a 65,8—mile loop around metropolitan 


New Jersey and leave the State near Suffern, N.Y, 
All bids will be reviewed by State Highway engineers and the Federal Bureau 


of Public Roads before the contract is awarded, 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


RELEASE THURSDAY P.M. ts ae 1961 


SEPTEMBER 1) ROUTE U.S. 206 


Paulins Kill Bridge 
Frankford Township 
Sussex County 

Trenton, Sept. 1h =- The New Jersey State Highway Department today advertised 


for bids October 5 on construction of a bridge over Paulins Kill on Route 


U.S. 206 in Frankford Township, Sussex County. 


The project is part of an overall program to relieve congestion in the vicinity 
of Ross Corner, where Route 15 and County Road 565 intersect U.S. 206 about a 


quarter mile north of the stream. 


A companion project for widening the Route between the bridge and Ross Corner 


will be advertised in the near future, 


Highway Department plans call for replacing the existing 25-foot wide (two-lane) 
concrete bridge over Paulins Kill with a four-lane prestressed concrete bridge 
60 feet long and 56 feet wide. It will carry a roadway 6 feet wide, a six-foot 
wide sidewalk along the north side and a two-foot wide emergency walk along 


the south side, both bounded by balustrades. 


At each end of the bridge the 20-foot wide (two-lane) highway will be widened 


to 46 feet to meet the bridge's roadway. 


Other Highway Department projects in Sussex County completed within the last 
18 months resulted in widening Route 206 in Newton, at a cost of $0,000, and 


installing a drainage system in Stanhope at a cost of $20,000. 


(more ) 
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SeRteee OF PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


ADVANCE FOR RELEASE 1961 
THURS. P.M., SEPT. lh. FIGHWAY MAP 


Trenton, Sept. 1h - The latest edition of the New Jersey State Highway Department's 
Official Map and Guide will be ready for free distribution within a week, Com- 


missioner Dwight R. G. Palmer announced today. 


The new map will be available to anyone requesting a copy. Post cards only, with 
printed or typed address of the party making the request, should be directed to 


Highway Map, State Highway Department, 1035 Parkway Avenue, Trenton 25, N. J. 


According to a Highway Department spokesman, advance requests heretofore made 


will be honored without the need for further action on the part of the requesters. 


The Official Map and Guide again employs the booklet design in preference to the 
Single sheet; this type of map has had wide acceptance as a convenience to the 
motoring public since it is more convenient to use in a car. In addition, the 
design permits use of a larger scale, especially valuable in metropolitan areas, 
Highways and streets in the State's two principal metropolitan areas, Camden 
and North Jersey, are so numerous and close together that the Department has 
included large scale maps for easy reading. These large scale metropolitan maps 
are especially valuable for their complete picture of the approaches to the 


Hudson and Delaware River crossings. 


The front cover of the revised Map and Guide consists of a scenic view along 
the 12-mile section of the Garden State Parkway in Middlesex and Union Counties 


that was built and is maintained by the New Jersey State Highway Department. 


On the inside front cover is a photogrph of Morven, the Governor's official 
residence in Princeton, and a message of welcome from Governor Robert B. Meyner. 


(more ) 
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HIGHWAY MAP 


Opposite the Governor's message is a single page map of the State divided into 
the five longitudinal sections. Each of these sections is show separately in 


larger scale on the following pages, 


With each of the five map sections there is a list of important recreation 
facilities and historic sites found in that section. Color photos of many of 


these vacation retreats are scattered throughout the booklet. 


Of special interest to motorists are a number of photographs showing the Highway 
Department's new safety construction features. These include: creeper lanes, 
center barriers, jughandles, overpasses, and outside white lines, Text explaining 


the purpose and results of these safety items accompany each photo. 


The last page of the booklet is a special fold-out with a complete index to 
cities and towns on one side and economic and marketing advantages of the State 
on the other. This survey outlines New Jersey's potential and existing status 


in industry, commerce, and transportation, 


On the back cover the Department utilizes a four-color map to show the proposed 
improvements it has planned for the existing 1850 mile State Highway System in 
order to match growing traffic needs. A short accompanying text explains the 


Department's policy in bringing about accomplishment of the overall job. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


RELEASE THURSDAY P.M, ts re 1961 


SEPTEMESR Ly ROUTE 1& 9 = ADV. 


Left. Turn Loops 

Elizabeth, Union County 
Trenton, Sept. 1) = The New Jersey State Highway Departamt today called for 
bids Octcber 5 on a contract for preparing some local streets in Elizabeth for 


use as lefteturn loops by traffic turning off Route U.S.1&9. 


The contract also calls fcr closing center island openings now used for making 


left turns from the main highway. 


The safety improvement project is the outcome of cooperation between officials 
of Elizabeth and the Highway Department who have worked together to eliminate 
hazardous turning conditions along a section of the U.S. highway that carries 


nearly 60,000 cars and trucks a day. 


Under present conditions northbound and southbound traffic can make unprotected 
left turns from the main highway's inner traffic lanes at some intersections 


by driving through openings in the center island. 


When the project is completed, left tuzns will be possible under much safer 
conditions at South Broad Street, East Jersey Street, East Grand Street, 


Magnolia Avenue and Olive Street. 


Portions of these city streets that will make up the left-turn loops will be 
resurfaced by the Highway Department: William and East Grand Streets between 
Catherine and Reid Streets; short portions of Magnolia Avenue near Catherine 
Street, and Henry Street; and Laura Street east of Jackson Avenue. 


(more ) 
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1961 
eft Turn Leons 
Bligebeth, Urion County 


Openings in the main highway's center island will be sealed at Boudinot Place, 
Lafayette Street, William Street, and a series of openings in the vicinity of 


the Central Railroad of New Jergsy Overpass and Magnolia Avenue. 


Other center island openings due to be closed are at Emma, Laura and Julia 


Streets, 


To use the future left-turn loop at South Broad Street, northbound Route 1&9 
traffic will pass the intersection, turn right on Maple Avenue, then right on 
Summer and South Broad Streets to the intersection. Southbound traffic will 


follow Garden Street to South Broad, 


At East Jersey Street, northbound highway traffic will pass the intersection, 
turn right on Lafayette, Reid and East Jersey Streets. Southbound vehicles 


Will turn right on Lafayette, then left on Catherine and East Jersey Streets, 


To cross East Grand Street, northbound traffic will turn right on William Street, 
then left on Reid and East Grand Streets. Southbound traffic will pass the 


intersection, turn right on William, Catherine and East Grand. 


For the Magnolia Avenue crossing, northbound cars and trucks will turn right 
on Bond and Henry Streets, then right on Magnolia Avenue. Southbound traffic 


will use Bond and Catherine Streets to reach Magnolia Avenue. 


At Olive Street northbound traffic will turn right on Emma Street, left on 
Henry Street and left on Olive, Southbound will turn right on Laura Street, 
and left on Jackson Avenue to gain Olive Street. 


(more ) 
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ROUTE 1&9 = ADV. 
Left Turn Loops 
Elizabeth, Union County 


The new project is the latest in the Department's overall program for moderniza~ 
tion of the main north-south highway from Trenton to Newark. 


By early 1962 improvements will be completed for about 22 miles from Trenton 
north to College Farm Road in North Brunswick, at a cost of $7. million, 


and from Route 18 to the Raritan River for an additional $1.6 million. 
Plans for modernization projects north of the river are now underway. 


The Highway Department estimates the Elizabeth project will take 15 working 
days to complete. All costs will be paid by the State, 
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